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MEMORANDIM FOR THE RECORN 


SUBJECT: SAFE Electrical Design Requirements 


1. On 12 December 1977, a meeting was held at the GSA 
Regional Office Building in order to pass information to the 
Architect-Engineer on which he is to predicate his design (see 
attached data). Only certain basic assumptions are known at 
this time; namely, a requirement for 1899 KVA of 60 Hz "mS 
power and a requirement for 350 kVA of 415 Hz UPS power. At 
this time, it is not known who the computer equipment sumplier 
will be or what the equipment configuration will he. 


2. The UPS room layouts were done utilizins current in- 
formation on those systems. It is certain that in the 2 vears 
prior to this equipment beings ordered certain state-of-the-art 
changes will have occurred which may alter the room layout and 
power requirements, The power distribution system was concen- 
tualized, in the absence of firm equipment data, to annroximate 
that distribution which currently exists in the GC-03/1D16 
computer centers. Once the equipment surplier is known, the 
distribution may have to be changed to meet his equipment re- 
quirements. 


3. The purpose of this memorandum is to show that while 
the design of the SAFE center is now in progress, adtitional 
redesign may be required once equipment suppliers have heen 


identified. SIGNER STATINTL 
Headquarters Engineering Branch, RECN/OL 

Atts 

Distribution: 


Orig. -LOL/RECD/HEB Official, w/atts 
<OL/RECD, w/atts 
1 - OL/RECD/HEB Chrono, w/atts 
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